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Easement  for  729 


DECLARATORY 

iaipeaxaiaaskRes.  No.  . 1131-1 96U 

-—  ■■  ■ . 

?or  the  Condemnation  of  right  of  way  for  sewer 
sasement  purposes  across,  through  and  under  a 
portion  of  Lots  numbered  8£,  86  and  87  in  Elzey1 
3rd  Addition,  and  Lot  numbered  22  in  the 
Original  Plat  of  Waynedale. 


Resolution  Adopted: 


Sept.  28,  196U 


Confirmed : ,K 

ALL  ACTION  RESCINDED 

-QGT'STmj 


» 


Bids  Received : 


Contract  Awarded : 


Contract  and  Bond: 


Contractor: 


Reported  Completed: 


Assessment  Roll  Confirmed : 


B.O.  183-' 61* 


DECLARATORY  RESOLUTION  NO*  H31-1961* 

For  the  Condemnation  of  right  of  way  for  sewer  easement 
purposes  across,  through  and  under  a portion  of  Lots 
numbered  85,  86  and  87  in  Blzey's  3rd  Addition,  and  Lot 
numbered  22  in  the  Original  Plat  of  Waynedale* 


PLANS  ORDERED: 

ADOPTED:  Sept.  28,  1961* 


ADVERTISE  NOTICE  TO  PROPERTY  OWNERS:  Oct.  1 & 8,  1961* 
Notices  mailed  Oct.  9,  1961* 

HEARING  ON  CONFIRMATION:  Thurs.,  Oct.  22,  1961*  3*30  p.  a. 


CONFIRMED: 

ASSESSMENT  ROLL  ORDERED: 

ASSESSMENT  ROLL  APPROVED: 

HEARING  ON  CONFIRMATION 
OF  ASSESSMENT  ROLL: 


ALL 


actio 


N Rp 


Hindoo 


0CT  2 2 1964 


NOTICE  SERVED: 


ASSESSMENT  ROLL  CONFIRMED: 


declaratory  msmmmt  mj.  1 3 1wg4 


For  the  Goadmmatiitm  of  right  of  way  for  sewer  easesaeat  purposes  across » through  and 
under  a portion  of  tats  misabered  35,  86  awl  8?  in  Elsoy’s  3rd  Addition,  and  tot  numbered 
22  ixi  the  original  plat  of  Wcyuedala. 

Resolved  by  the  Board  of  Public  Work©  of  tho  City  of  Fort  Wayne , Minna,  that  it  is 
desired  and  doecied  necessary  to  eoetam  right  of  way  for  sower  aaawaeat  purposes  across, 
through  mid  under  a portion  of  tots  ouc&ered  85,  86  ami  87  in  Elsey’s  3rd  Addition,  and 
tot  numbered  22  in  the  original  plat  of  Weynodeto,  more  particularly  described  as  follows: 

? r ^ 

The  Ltortb  14  feet  of  the  South  6©  feet  of  tots  rie^cred  86  and  87,  and  the  East  20 
feet  of  the  North  14  feet  of  the  South  69  feet  of  tot  ntsmbered  85,  all  tots  in  Elsey's 

3rd  Addition. 


Also,  the  Borth  40  feet  of  the  East  10  feet  of  tine  West  130  feet  of  tot  nut&ered 
22  in  the  original  plat  of  Wcyncdalo. 


All  as  shown  by  a plan  of  ouch  proposed  Condesmatioa  ©£  right  of  way  for  sewer  pur- 
poses ae  described  above,  now  on  file  in  dte  Office  of  the  Department  of  Public  Works  of 
the  City  of  Fort  Wayne,  Indiana. 

The  cost  of  said  Calumniation  of  rti#it  of  way  for  sewer  purposes  shall  be  assessed 
against  the  property  beneficially  affected  thereby. 

The  property  which-  ciay  'be  injuriously  or  beneficially  effected  by  such  Coa>le?mafcion 
of  right  of  way  for  sewer  purpose®  la  described  a®  follows!  Lots  numbered  85,  86  and  37 
in  Slsey*  s 3rd  Addition,  and  Lot  numbered  22  in  llm  original  plat  of  Wayccdale. 

All  according,  to  the  method  msd  mmm  provided  for  In  an  act  of  the  General  Assembly 
of  the  State  oi  Indiana,  entitled  “An  Act  Concerning  Municipal  Corporation**,  as  approved 
March  6,  1935  mad  the  provision©  of  all  act©  mmndmt&ty  thereto  and  supplemental  thereof, 
including  the  right  to  bowl  asmommt&m  in  said  Im  ordered. 

Assessments  if  deferred  are  to  be  paid  in  tea  equal  inatallssenth  with  interest  at 
tho  rate  of  five  (3)  % par  mxmm.  Under  no  clrcuastanco©  shall  the  City  of  Fort  Wayne , 
Indiana  he  or  be  field  responsible  for  any  mm  m suns  due  from  the  ©aid  property  owner 
or  owners*  or  for  the  payment  of  cny  bond  or  hood#,,  except  for  such  mm»ye  a©  ©hall  have 
been  actually  received  by  the  City  toss  the  aoaoearaent®  for  such  property  damages  as  said 
City  is  by  said  above  entitled  act  required  to  pay*  All  proceedings  had  in  the  making  of 
said  iiaproveoent*  caocsaacut  of  property*  collection  of  assesaiaeats  and  issuance  of  bonds 
therefor,  ©hall  bo  as  provided  for  in  said  above  entitled  act  and  all  acradacnts  tlicreto 
and  supplement©  thereof. 

All  c tracts,  lots  and  lend  ef  foe  tad  by  the  above  described  condemnation  ore  situated 
in  the  Southeast  quarter  of  Section  2i*  Township  30  Worth*  Range  12  East. 


Clerk 


ENGINEERING 
DEPT.  OF  STREETS 


SUBJECT: 


Board  of  Public  Works 


Declaratory  Resolution  1131-1964 


The  Sewer  Engineering  Department  prepared  the  attached 
Declaratory  Resolution  which  provides  for  the  condemnation 
of  right  of  way  for  sewer  easement  purposes  in  the  vicinity 
of  Bradbury  Avenue  and  Elzey  Street.  This  easement  is  needed 
in  connection  with  Local  Sewer  Resolution  729-1964. 

Please  advise  what  board  order  number  is  assigned  to  this 
resolution.  Drawing  and  property  ownership  list  are  also 
attached. 


City  Engineer 


DEB: is 
attachs. 


TED 

IF.SE. 


P W.D. 
P 6F.G. 


W TOIR  'WDURS 


NOTICE  OF  IMPROVEMENT 


OFFICE  BOARD  OF  PUBLIC  WORKS 


Fort  Wayne,  Indiana, 


Oct.  9,  1964 


1131 


To. 


You  are  here'oy  notified  that  the  Board  of  Public  Works,  of  the  City  of  Fort  Wayne,  Indiana,  did 
Declaratory 

pass  Improvement/Resolution  No 

providing  for  the  Condemnation  of  right  of  way  for  sewer  easement  purposes  in  the  vicinity 
of  Bradbury  Avenue  and  Elzey  Street,  in  connection  with  Local  Sewer  Res.  No.  729-1964. 


All  work  to  be  done  under  aforementioned  Improvement  Resolution  shall  be  in  accordance  with  the  de- 
tailed plans,  profile  and  specifications  which  are  now  on  file  and  may  be  seen  in  the  office  of  the  Board 
of  Public  Works. 

The  Board  has  fixed.. .^5..  

a date  and  time  when  they  will  hear  and  consider  objections  or  remonstrances  from  all  persons  whose 
propery  will  be  affected  by  the  proposed  improvement. 

You  are  hereby  notified  that 


Original  Plat  of  Waynedale 


Elzey’ s 3rd  Addition 


is  subject  to  assessment  for  said  proposed  improvement  under  the  Improvement  Laws  passed  by  the  Gen- 
eral Assembly  of  the  State  of  Indiana,  March  6,  1905,  and  under  all  acts  amendatory  thereto  and  supple- 
mental thereof. 


BOARD  OF  PUBLIC  WORKS 


» 


% 


3.0.  183-*6U 


Oct.  22,  1 96U 


City  ngineer 

Doc.  lies.  No.  1131-196U  easement  for  Sewer  729 


ALL  ACTION  RI&CINDED,  new  resolution  will  be  ordered. 


Fred  S.  ^hrman 
Robert  irf.  Daiuaan 
George  F.  Gable 

mi 
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PROPOSED  EASEMENTS 
- E L Z E V ST.  S A N ITA  R Y 
SCALE  =1“  = 100'  PROPOSED 
FEBRUARY  25/1964 
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FOR  BRAD5UR Y AVE. 
SEWER  RES.  NO.  729 
EASEMENT 
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